5/1/2017 


GIBBS MIDDLE SCHOOL - ARLINGTON, MA 


BID OPENING: May 01, 2017 - 2:00PM - NV5 Watertown Office 


Trade Contractor Bid Tabulation Sheet 


040000 

MASONRY 

(Published Value: $365,000) 

BASE BID $ 

BID 

BOND 

Affidavit of Prevailing Wager 

Certificate of Tax Complance 

Non-Collusion Certificate 

Secretary's 

Certificate 

Subcontractors Equal 
Employment Certification 

DCAM CERT. 

OF ELIGIBILITY 

DCAM UPDATE STATEMENT 

BID 

SIGNED 

ADD 

#01 

ADD 

#02 

ADD 

#03 

ADD 

#04 


Costa Bros. 

$ 

750 , 000.00 


S 

S 

S 

S 

S 

S 

S 







Folan Waterproofing & Constructiom 

$ 

561 , 000.00 





S 

S 

S 

S 







Marmelo Bros. Construction 

$ 

889 , 000.00 


S 

S 

S 

S 

V 

S 

S 






050000 

MISCELLANEOUS METALS & ORNAMENTAL IRON 


BASE BID $ 

BID 






DCAM CERT. 

DCAM UPDATE STATEMENT 

BID 

ADD 

ADD 

ADD 

ADD 


(Published Value: $216,000) 



BOND 






OF ELIGIBILITY 


SIGNED 

#01 

#02 

#03 

#04 


Larkin Iron Works 

$ 

362 , 400.00 


S 

S 

S 

S 

S 

S 

S 







V&G Iron Works 

$ 

338 , 000.00 





S 

S 

S 

S 







Quinn Bros, of Essex 

$ 

484 , 000.00 


S 

S 

S 

S 

S 

S 

S 






074000 

ROOFING & FLASHING 


BASE BID $ 

BID 






DCAM CERT. 

DCAM UPDATE STATEMENT 

BID 

ADD 

ADD 

ADD 

ADD 


(Published Value: $393,000) 



BOND 






OF ELIGIBILITY 


SIGNED 

#01 

#02 

#03 

#04 


Titan Roofing, Inc 

$ 

583 , 000.00 


S 

S 

S 

S 

S 

S 

S 







Capeaway Roofing, Inc 

$ 

499 , 900.00 





S 

S 

S 

S 







Silktown Roofing, Inc 

$ 

630 , 000.00 


S 

S 

S 

S 

S 

S 

S 






85000 

METAL WINDOWS 


BASE BID $ 

BID 






DCAM CERT. 

DCAM UPDATE STATEMENT 

BID 

ADD 

ADD 

ADD 

ADD 


(Published Value: $675,000) 



BOND 






OF ELIGIBILITY 


SIGNED 

#01 

#02 

#03 

#04 


Modern Glass & Aluminum 

$ 

829 , 000.00 


S 

S 

S 

S 

S 

S 

S 







Chandler Architectural Products 

$ 

885 , 000.00 


S 

S 

S 

S 

S 

S 

S 







Kapiloff Glass, Inc 

$ 

965 , 067.00 


S 

S 

S 

S 

S 

S 

S 







A&A Window Products, Inc 

$ 

818 , 786.00 


S 

S 

S 

S 

S 

S 

S 







R&R Windows, Inc 

$ 

842 , 000.00 


S 

S 

S 

S 

S 

S 

S 







Lizotte Glass, Inc 

$ 

1 , 173 , 854.00 


S 

S 

S 

S 

S 

S 

S 







Cherry Hill Glass, Inc 

$ 

1 , 245 , 000.00 


S 

S 

S 

S 

S 

S 

S 







Lockheed Window Corp. 

$ 

984 , 000.00 


S 

S 

S 

S 

S 

S 

S 






15100 

ENABLING ELECTRICAL 


BASE BID $ 

BID BOND 






DCAM CERT. 

DCAM UPDATE STATEMENT 

BID 

ADD 

ADD 

ADD 

ADD 


(Published Value: $105,000) 









OF ELIGIBILITY 


SIGNED 

#01 

#02 

#03 

#04 


Systems Contracting, Inc 

$ 

169 , 000.00 


s 

s 

s 

s 

s 









Annese Electrical Services, Inc 

$ 

193 , 000.00 


s 

s 

s 

s 

s 
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